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GUB-O324 
26 June 1959 
Leteer Contract No. O4-5400 
jmenSmnont. Mo. 1 
JUN 3 0 4953 
The Perkin-Elmer Corporation 
Main Avenue 
Norwalk, Comecticut 
Gentlemen: 


i. Flease refer to Letter Contract te. OM-5400 between the United 
a Goverment and The Perkin-Elmer Corporation, dated 29 April 
9 


2, The letter contract is hereby amended in certain particulars as 


Te Paragragh 4 - Provision for Definitizing Contract - 
Saiwtactne date of 15 Jme 1959 and substitute the date of 1 Auguat 
1959 therefor. 


b. Tm Purngraph 5 - Authority to Oblignte Funds - delete 
the amout of $65,000 and substitute the amount of $280,900 0 there 


Subparagraghs e and f - sat forth below - are added te 
Paragraph 1 of EXEIOIT “A” to the Letter Contract: 


Experimental i will be expanded to taclude 
dieiuacciag weumearts cat mockups. Design work will 
compence On the particular aystem to be selected during June 
or July 1959, and some of the detatied muoufacturing drawing, 
particularly those for long lead time items, will be completed. 
Liaison with the vehicle manufacturer, film manufacture: 
and the Government will be continued. Progress reports will 
be submitted on 31 July 1959 and 31 August 1959. 


f. Provide the vork and services set forth in the 
Contractor's letter dated 10 June 1959, which comprise the 
fellering Direct Cost items: Rental on leased ares in Post 
Reed Plant, guard services, and rantal of station wagon. 
fhe following items shall be fienished upon receipt of notice 


iene 
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%o proceed from the Contracting Officer: Private telephone 
ines, receptionist-switchboard operator, maintenance mn 
and other itess relating to the contract work. 


&. Ta Peragraph 2 - PERTOD OF PERFORMANCE of EXHISIT ~ 
te She tattan Onetinct, the Ate of duce 1089 is Auletot aad thé 
date of 3) August 1959 is substituted therefor. 


3. Akl other terme and conditions of Letter Contract No. cM-5400 
remain unchanged. 


thereof. Return the original and one “feet tile’ amattaent <5 
sea Steele an SOU ths Fansite can 8 poe Stes 
Very truly yours, 
25X1A9a 


Blectro-Optical Division 


TMLE 


DATE July 2, tid 
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